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SUBJECT: CCC VAULT RENOVATIONS/ARRIVAL OF SEABEE TEAM 
MANILA FOR RSO; HONG KONG FOR RSS 

1. NAVY SEABEE TEAM CONSISTING OF SWC CHARLES T. ROBERTS, 
(CPOIC); AND BUI ROBERT F. FALLER SCHEDULED TO ARRIVE 
MANILA 0600, 6 SEPT ON PAN AM FLT 841. THIRD TEAM MEMBER, 

BUI LLOYD L. DERAAD SCHEDULED TO ARRIVE MANILA 0600, 13 SEP 
ON PAN AM FLT 841. REQUEST RSO MEET AND ACCOMMODATE. ALL 
TEAM MEMBERS HOLD TOP SECRET CLEARANCE. 

2. REQUEST MANILA INITIATE PROCUREMENT OF BUILDING MATER 
IALS IN PREPARATION FOR PROJECT START. 

3. REQUEST SY/NSU BE ADVISED IF FOLLOWING SPECIAL TOOLS 
REQUIRED FOR PROJECT ARE NOT AVAILABLE: 

A. GAS CUTTING TORCH WITH TIPS. 
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B. OXYGEN AND ACETYLENE GUAGES. 
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C. GOGGLES FOR GAS CUTTING. 

D. ELECTRICAL ARC WELDING MACHINE. 

E. ARC WELDING HOOD. 

F. WELDING JACKET AND GLOVES. 

G. WELDING RODS - E6011 - 10 LBS. 

H. WELDING RODS - E7018 - 10 LBS. INGERSOLL 
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